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E.O. 11652: N/A 
TAGS: BENC, MX 

SUBJECT: MAJOR PROJECT: LAS TRUCHAS EXPANSION 

1 . WE UNDERSTAND GE'S PROPOSAL ON THE HOT STRIP MILL 
ELECTRICALS WILL REMAIN OPEN UNTIL JANUARY 30. IF 
LAS TRUCHAS FAILS TO MAKE A DECISION BY THAT DATE WE 
WOULD EXPECT GE TO REVISE THEIR PROPOSAL. ALTHOUGH AT 
THIS TIME, WE HAVE NO INDICATION OF THEIR INTENTIONS IT 
IS LIKELY GE WILL RAISE THEIR BID PRICE. SINCE THE 

NEXT FEW WEEKS SEEM TO BE CRITICAL WE WOULD APPRECIATE 
EMBASSY DISCUSSING STATUS GE PROPOSAL WITH APPROPRIATE 
SICARTSA OFFICIALS. 

2. IN A RELATED MATTER INDUSTRY REPORTS THAT THE ON GOING 
EXPANSIONS AT FUNDIDORA, ALTOS HORNOS, AND THE SECOND 
PHASE OF LAS TRUCHAS ARE ALL BEING DELAYED WHILE THE GOM 
CONSIDERS A STEEL INDUSTRY REORGANIZATION PLAN. WE 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 007951 

UNDERSTAND THE GOM IS READY TO ESTABLISH A CENTRAL UNIT, 
SIDERMEX, TO CONTROL THE STEEL INDUSTRY. WE WOULD LIKE 
ANY INFORMATION EMBASSY CAN DEVELOP ON THIS PROPOSED 
CHANGE. 

KISSINGER 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

LIMITED OFFICIAL USE 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 13-Jan-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 22 May 2009 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE007951 

Document Source: CORE 

Document Unique ID: 00 

Drafter: BIC/OED/MEPD/TJASPER/CF 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770013-1168 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 97701 54/aaaabvgb. tel 

Line Count: 61 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 2f0905da-c288-dd11-92da-001cc4696bcc 
Office: ORIGIN COME 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29-Mar-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3604472 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: LAS TRUCHAS EXPANSION 
TAGS: BENC, MX 
To: MEXICO 
Type: TE 

vdkvgwkey : odbc://SAS/SAS.dbo.SAS_Docs/2f0905da-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



